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Message Text 

UNCLASSIFIED 

PAGE 01 SAN SA 02178 110342Z 
ACTION ARA-10 

INFO OCT-01 ISO-OO EB-07 /018W 

112257Z 000218/12 

R 102138Z MAY 77 
FM AMEMBASSY SAN SALVADOR 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 4266 

UNCLAS SAN SALVADOR 2178 
E.O. 11652: N/A 
TAGS: BTIO, ES 

SUBJECT:FOREIGN GOVERNMENT TENDER 

REF: 10 FAM 162, 163 AND 164 

I . 21 1/01/T-0062 

2. 5/5/77 

3. J. BELL 

4. 211 EL SALVADOR 

5. N 

6A. REPLY TO - 
6B. — 

6C. OFICINAS PROYECTO ZONA NORTE DE ANDA 
BOULEVARD EL HIPODROMO 609 
COLONIA SAN BENITO 

SAN SALVADOR, EL SALVADOR, CENTRAL AMERICA 

7. IM-3/77 - P.Z,N. CONTPATO 5B-1 

8. 6/15/77 8:00 A.M. 

9.201 

10. PREQUALIFICATION OF FIRMS FOR 9923215-6000 - INSTALLATION 
OF 42 KMS. OF DECTIL CAST IRON 

PIPE, DIAMETERS 10 TO 48 INCHES, FOR POTABLE WATER SUPPLY 

TO SAN SALVADOR. THIS WORK WILL INCLUDE TRANSPORT OF MATERIALS, 

EXCAVATION, PIPE LAYOUT, TESTS, AND CONSTRUCTION OF RELATED 
WORKS. 

II. THE PROJECT WILL BE FINANCED BY IDB LOAN BID-426/SF-ES. 

DOCUMENTS NECESSARY FOR PREQUALIFICATION OF FIRMS ARE 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 SAN SA 02178 110342Z 

AVAILABLE, FREE OF CHARGE, AT ADDRESS NOTED IN ITEM 6C. 

TENTATIVE DATES ARE: 

BID OPENING - JUNE 1, 1977. 

BID DEADLINE - AUGUST 1, 1977. 

SIGN OF CONTRACT - NOVEMBER 1. 1977. 

BEGIN OF WORK - DECEMBER 1, 1977. 

LOZANO 
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UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 10-May-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977SANSA02178 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7701 66-0650 

Format: TEL 

From: SAN SALVADOR 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770574/aaaaclqy.tel 

Line Count: 62 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 9d084597-c288-dd1 1-92da-001cc4696bcc 

Office: ACTION ARA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 04-Nov-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2581463 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVERNMENT TENDER 
TAGS: BTIO, ES 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/9d084597-c288-dd11-92da-001cc4696bcc 
Review Markings: 
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